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Message Text 


UNCLASSIFIED 

PAGE 01 STATE 156452 

17 

ORIGIN FBO-01 

INFO OCT-01 ARA-10 ISO-00 A-01 /013 R 

DRAFTED BY A/FBO:JWMORRISON:JAP 
APPROVED BY A/FBO:OCRALSTON 

043933 

R 190103Z JUL 74 

FM SECSTATE WASHDC 

TO AMEMBASSY BUENOS AIRES 

UNCLAS STATE 156452 

E.O. 11652N/A 

SUBJECT:NEW OB, PROPERTY NO. 05102 
REE: BUENOS AIRES OM 6/17/74 

1 . DETAIL SHOULD BE 4.2 MM DIAMETER, AND THIS IS PART OE 
CONTRACTOR RESPONSIBILITY. HOWEVER, DEPT. HAS DETERMINED 
THIS IS NOT REQUIRED AND AN EQUITABLE CHANGE ORDER CREDIT 
PROPOSAL SHOULD BE OBTAINED FROM CONTRACTOR AND SUBMITTED TO 
DEPARTMENT CONSIDERATION. 

2. RE ITEM 6. CONDUIT ENTRANCE SHOULD BE PLACED IN APPROXI- 
MATE LOCATIONS SHOWN ON E-7, CONFORMING TO GOOD PRACTICE. 

DETAILED DRAWING WILL NOT BE FURNISHED. 

3. RE ITEM 7. THE CONTRACTOR IS RESPONSIBLE FOR ALL ITEMS 
SHOWN AND DETAILED IN SPECIFICATIONS. ALL CONDUITS INSIDE 
COMMUNICATIONS AREA SHALL BE SURFACE MOUNTED AND AVAILABLE 
FOR INSPECTION. SINCE CONDUIT RUNS ARE DIAGRAMMATIC, CON- 
TRACTOR SHALL ADHERE TO SUREACE MOUNTING REQUIREMENT WITH 
TOP QUALITY WORKMANSHIP. NEW CONDUIT PLAN WILL NOT BE 
FURNISHED. THIS WILL IN NO WAY BE INTERPRETED TO IMPLY 

ANY REQUIREMENT CHANGE CONTRACT PRICE OR TIME EXTENSION. INGERSOLL 


UNCLASSIFIED 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channei indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 19 JUL 1974 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1974STATE1 56452 

Document Source: CORE 

Document Unique ID: 00 

Drafter: JWMORRISONJAP 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7401 94-0762 
From: STATE 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1974/newtext/t19740734/aaaabckn.tel 

Line Count: 50 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ORIGIN FBO 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 1 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: BUENOS AIRES OM 6/17/74 
Review Action: RELEASED, APPROVED 
Review Authority: shawdg 
Review Comment: n/a 
Review Content Flags: 

Review Date: 07 OCT 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <07 OCT 2002 by ThomasVJ>; APPROVED <22 JAN 2003 by shawdg> 

Review Markings: 

Declassified/Released 
US Department of State 
EO Systematic Review 
30 JUN 2005 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: EW OB, PROPERTY NO. 05102 

TAGS: BEXP 

To: BUENOS AIRES 

Type: TE 
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